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Public reporting burden for this collection of information is estimated to average 440 hours per response, including the time for reviewing instructions, searching existing data sources, 
gathering and maintaining the data needed, and completing and reviewing the callection of information. Send comments regarding this burden estimate or any other aspect of this 
collection of information, including suggestions for reducing this burden, to Department of Defense, Washington Headquarters Services, Directorate for Information Operations and 
Reports, 1215 Jefferson Davis Highway, Suite 1204, Arlington, VA 22202-4302, and to the Office of Management and Budget, Paperwork Reduction Project (0704-0188), 
Washington, DC 20503. Please DO NOT RETURN your form to either of these addresses. Send completed form to the Government Issuing Contracting Officer for the Contract/PR 
No. listed in Block E. 


A. CONTRACT LINE ITEM NO. | B. EXHIBIT C. CATEGORY 
0001 Topo ™O Other KI 


D. SYSTEM / ITEM E. CONTRACT / PR NO. F. CONTRACTOR 
MEC ASIC Study FY16: BAA NROO00-16-C-0319 General Dynamics Mission Systems 


4. Data Item No. | 2. Title of Data Item 3. Subtitle 
A001 Kickoff Meeting & interim Review Materials Core requirements; TIM materials; Program Decisions Concurrence 


5. Contract Reference 6. Requiring Office 
SOW Section 3.0 COMA 

7. DD 250 Req 9. Dist Statement 10. Frequency 12. Date of First Submission 14. Distribution 
NIA Required Monthly Draft NLT 2 days prior to PMR 
B 


8. App Code 11. As Of Date 13. Date of Subsequent Submission a. Addressee Final 
None N/A 5 days after PMR 


16. Remarks COMM COTR (b)(3) 


Use DID as a guide, vendor formant acceptable. PMR Report shall contain PMR briefing material, submitted to 
Government for the record. Integrate financial, schedule, CDRL, and certification progress in review. com Fontracts 





417. Price Group 


18. Estimated 





Total Price 














b. Copies 






































Deliver softcopy in a MS Office 2007 or Acrobat Adabe compatihie file format via e-mail or portable data 
storage device (i.e: floppy, CD-ROM). 15. Total 








1. Data Item No. | 2. Title of Data Item 3. Subtitle 
A002 Master Schedule initial and Updated Master Schedule 


§. Contract Reference 8. Requiring Office 
SOW Section 3.0 comm 


7. DD 250 Req 9. Dist Statement 10. Frequency 12. Date of First Submission 14. Distribution 


NIA Required Monthly Draft NLT 2 days prior to PMR : 
B b. Copies 





18. Estimated 
Total Price 

















8. App Code 11. As Of Date 13. Date of Subsequent Submission a. Addressee 
A NIA NIA 











16. Remarks L COTR 
Deliver softcopy in a MS Office 2007 or Acrobat Adobe compatibie file format via e-mail or portable data 
storage device (i.e: floppy, CD-ROM). (Contracts 




















15. Total 





1. Data Item No. | 2. Title of Data Item 3. Subtitle 
A003 Final Report NIA 





18. Estimated 


A Aiithio : 0 5. Contract Reference 6. a Office 


Gon SOW Section 3.0 comm Total Price 





9. Dist Statement 10. Frequency 12. Date of First Submission : Distribution 
Required AS REQ Draft: NLT 2 days prior to BAA 

B Closeout Final Review 
8. App Code 11. As Of Date 13. Date of Subsequent Submission a. Addressee Final 
None BAA Closeout Final Review See item 16 


16. Remarks COTR (b)(3) 


Deliver softcopy in a MS Office 2007 or Acrobat Adobe compatible file format via e-mail or portable data 
storage device (i.e: floppy, CD-ROM}. Contracts 





b. Copies 












































15. Total 
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